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BEGIN UNCLASSIFIED 

1 . SUMMARY. MEDICAL CITY, WHICH ENJOYS PATRONAGE OF IRAQI 
PRESIDENT BAKR, IS DIVIDED INTO FIVE PHASES EXTENDING UNTIL 
THE YEAR 2005 AND MAY EVENTUALLY COST AS MUCH AS ONE 
BILLION DOLLARS. 

END SUMMARY. 

2. COMMERCIAL ATTACHE TALKED TO CHIEF RESIDENT ENGINEER, 

A U.K. CITIZEN, CONCERNING MEDICAL CITY PROJECT. AS REPORTED 

IN INTERNATIONAL CONSTRUCTION WEEKLY AND IN MID-EAST MARKETS, 
U.K. ENGINEERING CONSULTING FIRM OF: 

WHITING ASSOCIATES 
2-4 SUTTON COURT ROAD 
SUTTON, SURREY, ENGLAND 
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HAS RECENTLY FORMED JOINT VENTURE WITH U.S. HOSPITAL 
CONSULTANTS: 

ROGERS, BUTTER AND BURGAN (RBB) 

ONE PARK AVENUE 
NEW YORK, N.Y. 11016 
TEL: 212-889-4560 
TELEX: 127623 
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FOR PROVISION OF ENGINEERING AND CONSTRUCTION MANAGEMENT 
SERVICES FOR PROJECT. WHITING ASSOCIATES. FORMERLY AN 
AMERICAN FIRM NOW MOVED TO THE U.K., HAS BEEN INVOLVED IN 
PROJECT SINCE MEDICAL CITY'S INCEPTION IN 1955. CASH FLOW 
PROBLEMS PROMPTED WHITING ASSOCIATES TO SEEK JOINT VENTURE 
WITH RBB. 

3. PROJECT CONSISTS OF FIVE PHASES. PHASE ONE, BEGUN 

IN 1955 AND COMPLETED IN 1967, ENTAILED CONSTRUCTION OF 
TEACHING HOSPITAL. 

4. PHASE TWO. NOW UNDERWAY. IS DIVIDED INTO TWO PARTS. 
CONSTRUCTION CONTRACTS FOR BOTH HAVE BEEN AWARDED TO THE 
IRAQI STATE CONSTRUCTION CONTRACTING COMPANY (SCCC). 

PART A INCLUDES AN OUTPATIENT CLINIC, A RESEARCH AND 
LABORATORY BUILDING, AND PERSONNEL QUARTERS AND NURSES 
RESIDENCE. ALSO INCLUDED IS A COMMUNICATIONS TUNNEL MORE 
THAN ONE KILOMETER LONG. PART A, WHICH WAS BEGUN IN 1975, 

IS SCHEDULED TO BE COMPLETED IN 1980 AND WILL COST 
AT LEAST 40 MILLION DOLLARS. 

5. SOURCE SAID SCCC SHOULD BE IN MARKET AT END OF 1977 

TO PURCHASE MEDICAL EQUIPMENT WORTH TWO-THREE MILLION 
DOLLARS FOR OUTPATIENT CLINIC. INTERESTED SUPPLIERS 
SHOULD CONTACT DIRECTOR OF PURCHASING, STATE CONSTRUCTION 
CONTRACTING COMPANY, RASHID STREET. BAGHDAD. 

6. PHASE TWO. PART B, WILL COST AT LEAST 135-140 MILLION 
DOLLARS, AND SOME BUILDINGS MAY BE STARTED IN LATE 1977. 
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THIS PHASE INCLUDES 650-BED SURGICAL HOSPITAL (ESTIMATED 
COST: 85 MILLION DOLLARS ), A 450-BED CHILDREN’S HOSPITAL 
(ESTIMATED COST: 35 MILLION DOLLARS), AND A NURSING HOME; 

FOR POST-HOSPITAL CARE (ESTIMATED COST: 17 MILLION DOLLARS). 
OTHER POSSIBLE BUILDINGS WHICH MAY BE ADDED TO PART B 
INCLUDE A MEDICAL LIBRARY AND A SERVICE BUILDING (ESTIMATED 
COST: 10-15 MILLION DOLLARS EACH). 

7. PHASES THREE. FOUR AND FIVE WILL INCLUDE AN AUDITORIUM, 
INTERNATIONAL CONFERENCE FACILITIES, DORMITORIES FOR MEDICAL 
STUDENTS AND OTHER FACILITIES, BUT CHIEF RESIDENT ENGINEER WAS 
UNABLE TO PROVIDE DETAILS. WHEN COMPLETED, MEDICAL CITY 
WILL ENCOMPASS A SITE OF ABOUT 200 ACRES. 

END UNCLASSIFIED 
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8. PROJECT ENJOYS PERSONAL PATRONAGE OF PRESIDENT BAKR, AND 
CHIEF RESIDENT ENGINEER FEARS THAT SCCC'S CURRENT SLOW RATE 
OF PROGRESS MAY CAUSE CRISIS IN NEXT FEW MONTHS. HE 
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ESTIMATES, FOR EXAMPLE, THE SCCC NOW EMPLOYS 12 PEOPLE TO DO 
MECHANICAL AND ELECTRICAL WORK WHEN JOB REQUIRES 
ABOUT 200. THEREFORE HE BELIEVES SCCC MAY BE FORCED TO 
SUBCONTRACT SOME WORK BEFORE END OF YEAR. HE ASKED, 

HOWEVER, THAT INFORMATION ABOUT THIS POSSIBLE OPPORTUNITY 
FOR U.S. CONSTRUCTION COMPANIES NOT BE DISSEMINATED 
AT THIS TIME. 

WILEY 


LIMITED OFFICIAL USE 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 22-Mar-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 22 May 2009 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977BAGFIDA00491 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770097-0681 
Format: TEL 
From: BAGHDAD 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770337/aaaabfqi.tel 

Line Count: 124 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: 67fd34b4-c288-dd11-92da-001cc4696bcc 
Office: ACTION NEA 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 3 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 16-Mar-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3040913 
Secure: OPEN 
Status: NATIVE 
Subject: MEDICAL CITY 
TAGS: BEXP, BENC, IZ 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/67fd34b4-c288-dd1 1 -92da-001 cc4696bcc 
Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
22 May 2009 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



